1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

29 

30 

31 

32 

33 

34 

35 


BILL NO. S-73-11-4^^ 

SPECIAL ORDINANCE NO. S- ^ 


AN ORDINANCE approving an agreement with 
T & F CONSTRUCTION CORPORATION for street 
lighting . 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. The contract approved September 24, 1973, 
between the City of Fort Wayne, by and through its Mayor and the 
Board of Public Works, and T & F CONSTRUCTION CORPORATION of 
Indiana, for furnishing labor and equipment and performing the 
work necessary for the installation of street lighting, in the 
amount of $198,363.00, all as more particularly set forth in 
said Contract #101, which is on file in the Office of the Board 
of Public Works, and is by reference incorporated herein and 
made a part hereof, is hereby in all things ratified, confirmed 
and approved . 


SECTION 2. This Ordinance shall be in full force and 



Read the first time in full and on motion by - } seconded by 


( asd^the-_Qity_?la n 


, and duly adopted,, read the second time by title and referred 

to the Committee on ^ 



C o ir m s - g^on fop racunmeuJatluu) and Public Rearing to bp "held after due le^al -get-i c = 


at--41ts-dacnac±lr~Charibers Clty-Lhun t^Bniidingy-lbrt—yayne— 


_day of 


Twr 




oi 

Date : ^^rQ- , /y<~ 7^ 


seconded by 

Passed (b©f>5t) by the following vote: 



and dulj adoo osd } placed on' Its nassace. 


AYES 


BURRS 

HBiGA 

KRAUS 

MOSES 

MJGKOLS 


£ 


HAYS 


iBSTAIHED 


STIER 
TALARICO 
DATE: 



ABSEZ'iT 


uo-vmt : 


//- 73 



Passed and adopted by the^ Common Council of the City of Fort Ivayne, Indiana, 

as ( Aonisg— Map-) — (-Generai-) — (Annexation) (Special) (A p o r op ri - at - ior ) Ordinance ■ 

(Resoitrfcixfn) Kb. on the. 19 7.:?.' .' 



Presented by me to the Mayor of the City of ' For-t'^e-y^-Sf Indiana., on the . 


day of 


w-www-vib 

, 19 7,1? at t^e- honr of yf^Vo’ clock 


_M- jE.S.T. 



at the h 


Approved and signed by m« 
ir of o/ 1 . ’/tl o 1 do cl- 




CITY CLERK 

ffif 19 71 , 



S-73-11-40 


Bill No. 


REPORT OF THE COMMITTEE ON 


CITY UTILITIES 


We, your Committee on City Utilities to whom was referred an Ordinance 

Approving an agreement with T § F CONSTRUCTION 

CORPORATION for street lighting. 


f 


have had said Ordinance under consideration and beg leave to report back to the Common 

JiO 


Council that said Ordinance 


Paul M, Burns - Chairman 


PASS. 





William T. Hinga - Vice-Chairman 

i»t) 


Vivian G. Schmidt 



Donald J. Schmidt 

U-ttUjP' 


Eugene Kraus, Jr. 

A 

* 

s v 

i 

. 



* f' Vr\ D L r\. ^ ‘ ~ 




DATEiLH4lcHARLES W. WESIERMAN, CJTY CLERK 


THE CITY OF FORT WAYNE 

board of public works 


s ? 7( r 



September 10, 1973 


The Common Council 
Fort Wayne, Indiana 


Gentlemen and Mrs. Schmidt: 

Due to the influx of Revenue Sharing money, the City is in a position to 
proceed with many requested and needed light installations. 

Since the manpower at the Utility is not sufficient to handle the added 
work, the Board deemed it advisable to solicit bids from private contractors 
to do installations. All materials will be furnished by the City. 

These bids have been received (tabulation attached) and the Board proposes 
awarding a contract to T & F Construction Corporation in the amount of 
$198,363.00, subject to Councilmanic approval. 

In order that installations may proceed without further delay, we are 
requesting "Prior Approval" of the contract. Upon execution, it will be 
submitted to the Council for an Ordinance number. 


JDB/ss 

Attachment 


Sincerely, 


Dr. jderry d| Boswell, Chairman / 
Board of Public Wprks f 



APPROVED: 



CONTRACT 


STATS OP INDIANA ) 

) s s 

COUNTY OP ALLEN ) 


THIS AGREEMENT AND INDENTURE made and entered into this, 
the gjjdsh day o f September 19 73 » by and between: 

The City of Port Wayne 

The party of the first part, termed in this agreement and the 

Contract Documents as the "Purchaser," and 

T & F Construction Corporation of Indiana 

The party of the second part, termed in this agreement and 
the Contract Documents as the "Contractor": 

WITNESSETH:' 

THAT, WHEREAS, the Board of Public Works has heretofore 
caused to be prepared certain contract documents for furnish- 
ing labor and equipment and performing work therein fully de- 
scribed, and the Contractor did, on the [;th day o f September 
197 3 ? file with the Board of Public Works, a copy of said con- 
tract documents, together with his offer and terms therein 
fully stated and set forth, and, 

WHEREAS, the said contract documents accurately and fully 
describe the terms and conditions upon which the Contractor is 
willing to furnish the labor and equipment and perform the work 
called for by the said contract documents and in the manner and 
time of furnishing and performing same. 

IT IS THEREFORE, AGREED: 

FIRST - That a copy of said contract documents filed as 
aforesaid be attached hereto and that the same do in all par- 
ticulars become the agreement and contract between the parties 
hereto in all matters and things set forth therein and described 
and further, that both parties hereby accept and agree to the 
terms and conditions of said contract documents so filed, for 
the following: 

Installing new street lighting for the City of Fort Wayne 

at, an a ppr oximate cost of $ 20 0,000 to £400 ? 0QQ o 


SECOND - The Contract Documents hereto annexed are made 
a part of this agreement and contract as fully and as absolutely 
as if herein set out in haee verba. 


/' 


f 

V 


THIRD - Ths unit prices agreed to in this contract will 
remain in effect until September 1 , 1974- 

- The Board of Public Works reserves the right to 
start or to discontinue work and to specify the amount of work 
to. be supplied at any given time during the life of this con- 
tract. 


FOURTH - This contract is executed in duplicate. 


FIFTH - It is further stipulated that not less than the 
general prevailing rate of wages as ascertained by the Gity 
of Fort Wayne or the Indiana Department of Labor shall be paid 
to ail i^orkmen performing work on this contract. 

IN FAITH WHEREOF, Witness, the hands and seals of both 
parties on the day and year in this agreement first above 
written. 


APPROVED: 



. -• - • 

ATTEST : Cleric 



Approved in Form & Legality 



John R. Fleck/" Asshdxate City 

/ Attorney 



CONTRACTOR 

T & F Construction 

<& 

Corn, of Indiana 

B y JZjL . T 

~yzL. -rfreetz. 

SaDtr/V T~ ' ,~aM 4 >’■ 

n-:, V 

• ' ^ ; 

^ i \ / » . 


UNIT PRICES 


Set Poles 


Including Hauling, Dis 
Digging Holes, Setting 
filling 


ribut ion , 
and Back- 


Cedar and Pine - All Classes 
30 ! 

35 * 
iiO 1 

il 5 T 

50 J 

Concrete Poles - Embedded Base 
16 ’ 

20 ' 

25 s 

30 s 

35 ' 

kO' 

Aluminum Poles with Transformer Base 
20 '. 

25' 

> 30 ' 

35' - 


Aluminum Poles without Transformer Base 
20 * 

25' 

30 1 

35' 

Concrete ■ Base for poles including 
Anchor Bolts and Conduit 
2 ' x 2' x k' 

2 ’ x 2' x,5' 

2' x 2' x 6' 

3' x 3' x 8’ 

Aluminum and concrete poles up to and Including 35 foot 
In length set in earth backfilled to k foot depth back- 
fill with "Poleset” as required Including Disposal of 
Excavate . All material and equipment for "Poleset" back- 
fill furnished by Contractor. 

Per each Pole 


4?- 


10.50 

46.80 

55.00 
65.90 

79.00 


43.70 

k3„70 

43.70 

47.IlO 

52.10 

60.00 


41 .70 
41 .70 
kk.70 
48.70 


36 .49 

36. kO 
38.60 
43.40 


70.00 

85.00 
100.00 
180.00 


44.00 


20.00 


Removal of 10* - 12 ! ornamental post 

Removal of old series posttop luminaire 

Install adapter and new posttop luminaire 
on enisling ornamental post including wiring 
a nd connect i c n s 

G ,S . watt mercury Town and Country w/larnp 

G.3. PKA Contemporary w/lamp 

Install 12 s aluminum post on existing base 
would require drilling 2 holes and Installing 
bolts in base using expansion shields. 

Arms on Wood Poles 


Arms on Concrete Poles with 
Single or Twin Brackets 
lid • 

6 * 

8 * 

10 ? 

12 s 

1h ! • 

Hast Arms on Aluminum Poles 
Davit or Truss Type 

’t 1 
6 1 
8 ? 

10 ! 

1 2 s 

15* 

on Aluminum or 
- Davit or Tr.uss Type 


Street night Fixture on Pole Top or 
Hast Arm including Lamp and Connections . 
A 1 1 5 i 3 e s I n c 1 u d i n t P h o t o c ell i f u s 2 d . 


Twin Hast Arms 
Concrete Poles 
k ! 

6 ' 

8 ! 

10 r 
1 2 1 


Mast 

2k” 

,1 

1 

12 * 

16 s 


o 

a 

u 


Ha si 


Ip. 80 


13 = o0 

10.00 

10.00 


22,00 


1 8 „90 
2lp. 10 
26.1 0 
ki .00 
k9.8o- 


1-8.90 
2k. 10 
26.10 
33.30 
kO » 90 
■lj-T.20 


18.90 

2k. 10 
26,10 
33 c 30 
k0o90 
k7.20 


32.10 
ki .00 
kk.kQ 
S 0 / 0 O 
69.60 
80,30 


13 06 O 


Remove Existing Hast Arms from Poles 
All Sizes end Types including Fixture 


1 7 . 90 


Remove 

Existing 

Street Li 

ght Conductor 


All 

Sizes — Per 

Each 

One 

■lire Span 


^Remove 

Duplex - 

One 

Wire 

O jp 0 jTX 

13.20 

R e.rv 

ove 

Triplex - 

■ One 

Wire 

Span 

15.80 


Aluminum Overhead Conductor 
Per One Wire Span - All Sizes 


Duplex 
Triple x 


23.10 

29 . 4.0 


Underground 
Aluminum or 
All Sizes 
1/C Cable - 
2/C Cable - 
3/C Cable - 


Cable in Trench- 
Copper Conductor- 

Per Lineal Foot 
Per Lineal Foot 
Ber Lineal - Foot 


Underground Trench in Earth including' 
Excavation and Backfill 
Per Lineal Foot 



.58 


Remove and Replace Concrete Sidewalks 
and Driveways for Trenching including 
Cost of Cutting/ Concrete Material, 

Sand Backfill, etc* 

Per Square Foot 5*00 


Push Conduit under Streets, 
Driveways, etc. 

Per Lineal Foot of Conduit 
1 * to 20* length, of Push 
3/k :f - 1” 
lk !l 
2' ] 



.Si dev a Iks , 


21 J and over Length, of Push 
3/k ,r - 1 !! 
l¥ r 
2" 


1 .70 
2.10 
2.50 
2.90 
4.00 


2.10 

2.65 

3.20 

3.70 

k.70 


Install Conduit 
Per Lineal Foot 
1 :t 
1 h n 


2 -a” 

3 " 


in 

of 


Open Trench 
Conduit 


.85 

1 it 
1 \$Q 
1 .90 
2.k0 


Remove and Replace Asphalt .Street or 
Driveway including Material 
Per Square Foot 


1 <.60 


fc/YtFLOYERS-COMMERCIAL UNION COMPANIES 

BOSTON, MASSACHUSETTS 


not*. June 9. 1973 


EMPLOYERS COMMERCIAL UNION INSURANCE COMPANY 

(Name of Insurance Company) 

CERTIFICATE OF INSURANCE 

CLlilis 15 to ££T"tifu that the Company named above has issued a policy or policies, covering in accordance with the 

terms thereof, to the insured named below. It is the intention of the Company that in the event of cancellation of the 

policy or policies by the Company during the periods of coverage as stated herein, — 1 1 days written notice of such 

cancellation will be mailed to' the party to whom this Certificate is issued, at the address stated below. This Certificate 
of Insurance neither affirmatively nor negatively amends, extends or alters the coverage afforded by the policy or pol- 
icies issued by the Company as indicated above. 


Name And Address Or Party To Whom This Cs.-tifieote Is Issued 

City Utilities 
1 Main Street 
Fort ¥ayne, Indiana 
Attn; Mr. Fred M. Biggs 


Name And Address Of Insured 

T & F Construction Corp. of Indiana 
P.O. Box 27 

Hagerstown, Indiana 47346 


Electrical wiring and electrical apparatus J LnstallaMon ... or. . r . eEai x g _ 

Place of Garaging or _ 

Location of Operations or Premises HQ — Q — ■' — ‘ 1 . 


TYPE OF POUCY 



POUCY PERIOD 

IIM1TR CYP HamtITY 


X* 

POLICY NUMSEkT 

EFFECTIVE 

EXPIRATION 



STANDARD rIOa&mzn S CU/Hf*sn5fti tun 
& 

X 

WCP NI0108734 

6/14/73 

6/14/74 

STATUTORY 


E?S?L0YES5' UASIIITY 

X 




$ 100.000 

Coverage B 

GENERAL LIABILITY 
bodily injury 





\ 5 


Premises Operations 

X 

CL 0102450-63 

6/14/73 

6/14/74 

Elevators 

X 




i s 500,000 

Eoch Occurrence 

Independent Contractors 

X 




* Products 

X 




\ $ 500,000 

Aggregate Products 

t 

Completed Operations 

X 




Aggregate Comp. Operations 

j Contractual 

X 




/ 


PROPERTY DAMAGE 





\ $ 100,000 


Premises Operations 

X 

OL CI02450-65 

6/14/73 

6/14/74 

Eoch Occurrence 

Elevators 

X 




j S 100,000 

Aggregate Oper. 

Independent Contractors 

X 




f $ 100,000 

Aggregate Protect«ve 

Products 

X 





Aggregate Products 

Completed Operations 

X 




| ° lUUyUUU 

Aggregate Comp. Operations 

Contractual 

X 




] $ 100,000 

Aggregate Contractual 

automobile liability 

bodily injury 







Owned Automobiles 

X 

CL CI02450-65 

6/14/73 

6/14/74 

f $ 250,000 

Each Person 

Hired Automobiles 

X 




> 


Non-owned Automobiles 

X 




) S 500,000 

Each Occurrence** 

PROPERTY damage 







Owned Automobiles 

X 

CL CI02450-65 

6/14/73 

6/14/74 

V S 100,000 


Hired Automobiles 

X 




Eoch Occurrence * * 

Non-owned Automobiles 

X 




) 


Umbrella Liability 

X 

AI8286001 

6/14/72 

6/14/75 

$1,000,000 Combined single limit 
B.I. and P.D. in excess of above 

AMERICAN EMPLOYER 

l - 

r 1 

INSURANCE COMP. 

■NTT 


coverages or a self-insured 
retention of $10,000. 


5'J50 »3 


• Masriitc ui w" '' 

wth respect to the coverages or hazards opposite thereto. 

* * The word "accident" is substituted for the word "occurrence" when pohcy 
form 04303 is indicated in the "POUCY NUMBER" column, 
t If more than one kind of insurance is w 
number need not be repeated. 




on one policy, the policy 


(Authorized Representative: 






IK! 

1>;A. 


n 




A STOCK COMPANY — ESTABLISHED 1090 



HOME OFFICE 


OF MARYLAND 


B A 1— ~T ! M ORB 


i-i 




S 


1 


ip 

!M 


it--.ll 

[Kit 


KNOW ALL MEN BY THESE PRESENTS: 

That I.A.LA.D. N5TRUCT]:QN CORF. OF IN DIANA 


(hereinafter called Principal), as Principal, and Fidelity and Deposit Company of Maryland, a corpora- 
tion of the State of Maryland, with its Home Office in the City of Baltimore, Maryland, and duly authorized 

and licensed to do business in the State of IMULfiM.— .... .(hereinafter called Surety), as Surety, 

are held and firmly bound unto 


TWO HUNDRED THOUSAND AND 


.(hereinafter called Owner), in the full and just sum of 
- - 00/100 Dollars ($ 200,000.00 ), 


to the payment of which sum, well and truly to be made, the Principal and Surety bind themselves, their and 
each of their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these 
presents. . 

Signed, sealed and dated this... day of... — . 19 


WHEREAS, the Principal has entered into a certain written agreement, dated the 

<} a y 0 f 19.... , with the Owner for ,M^IJ...ILdICE__C_0_NTRAC_T_, 

fOR CONSTRUCTION OF. RE SXD£JllIIALL 5 Ifl£aLlJ.(miJyjS^ 1 - 


which agreement is or may be attached hereto for reference. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION IS SUCH, That, if the Principal 
shall well and truly perform and carry out the covenants, terms and conditions of said agreement, then this 
obligation to be void; otherwise to remain in full force and effect. ' 


Witness: 


..I.A.£...CDRSXRUC.T.imi..£aFTl*...Q.E...I<yXllAJ(SEAL) 

A 


BY : Y „ Y. . /Fa- Pre s a 

J. L. Taber 


(IF INDIVIDUAL OR FIRM) 


Attest: 


--(Seal) 

L.(Seal) 

...(Seal) 


/ / 


rmr. RIYltlFF!.? 

TT T (if corporation) 

V. L„ Miller 

--FIDELITY AND DF.POSi I t_-mvT rAN v v/i* ivt am y 
sp j \ ’ • ^ j ^ ^ , 

”*A 1 1 a r n b y — Irri—’f a c t 


LTE5I 

7/ 


V 


ifJi 


!c-1: 


C329— SM, 7-57 U696S 



rower or m rrorney 


FIDELITY AND DEPOSIT COMPANY 


OF MARYLAND 


HOME OFFICE: BALTIMORE, MD. 

Know All Men By These Presents: Than the Fidelity and Deposit Company of Maryland, a corporation of the State of 

Maryland, by c . A „ BRUNDRETT , Vice-President, and C , E . DUVALL , Assistant Secretary, 

in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company, which reads as follows: 

“The President, or any one of the Executive Vice-Presidents, or any one of the additional Vice-Presidents specially author- 
ized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Sec- 
retary or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Resident Assistant Secretaries, and Attorneys-' 
in-Fact as the business of the Company may require, or to authorize any person or persons to execute on behalf of the Company any 
bonds, undertakings, recognizances, stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgments, 
decrees, mortgages and instruments in the nature of mortgages, and also all other instruments and documents which the business of 
the Company may require, and to affix the seal of the Company thereto.’’ 

does hereby nominate, constitute and appoint Leonard L . Heath, Peggy J„ Gunn, Joyce A „ Wilson 
and Bruce L, Bryn, all of Hager stwon, Indiana, EACH. „ „ 



its true and lawful agent and Attorney -in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as its 
act and deed: 

I. Bonds and undertakings for faithful performance of duty to be filed in any Court of any State of the United States, or in any 
United States Court, each in a penalty not to exceed the sum of One Hundred Thousand Dollars (5100,000) as follows: For ad- 
ministrators and executors; committees for incompetent persons; conservators; commissioners; guardians; referees and trustees 
for the sale of property; receivers and trustees in bankruptcy proceedings; receivers in equity; trustees under will; persons and corpora- 
tions exercising powers of sale in deeds, mortgages, and other written instruments covering property located in any state of the 
United States, Except Assignments for Benefit of Creditors. 

II. Bonds and undertakings to be filed in any Court as aforesaid, each in a penalty not to exceed the sum of Seventy-Five 
Hundred Dollars (57,500) as follows: For the payment of costs; for petitioning creditors; for plaintiffs in attachment, garnishment, 
sequestration and replevin suits; for removal of suits from State to Federal Courts. 

III. Bonds each in a penalty not to exceed the sum of Ten Thousand Dollars (510,000) required of State, County, Township 
or Municipal Officials, of any State of the United States, whether elected or appointed, except those for Treasurers, Deputy Treas- 
urers, Tax Collectors, Deputy Tax Collectors, Sheriffs, Deputy Sheriffs, Police Constables and Justices of Peace. 


IV. Bonds for Notaries Public required by the Laws of any State of the United States, each in a penalty not to exceed the sum of 
Five Thousand Dollars (55,000). 

V. License bonds, each in a penalty not to exceed the sum of Ten Thousand Dollars (510,000) required by the Statute of any 
State of the United States or by Ordinance of any Municipality in any State. 

VI. Bid, Proposal and Final Bonds and undertakings guaranteeing contracts for 

the construction or erection of public or private buildings, improvements, and 
other works, and guaranteeing public and private contracts for supplies; provided, 
however, that. the aforementioned authority does not embrace any bond or under- 
taking guaranteeing a contract in excess of the sum of FIVE HUNDRED THOUSAND 
DOLLARS ($500,000) . 



AncTTFieexecution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said Company, as fully 
and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the regularly elected officers of the 
Company at its office in Baltimore, Maryland, in their own proper persons. This power of attorney revokes 

that issued on behalf of Leonard L. Heath, etal, dated November 13, 1968. 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of i\rticle VI, Section 2, of the By-Laws of 
said Company, and is now in force. 

In Witness Whereof, the said Vice-President and Assistant Secretary have hereunto subscribed their names and affixed the 
Corporate Seal of the said Fidelity and Deposit Company of Maryland, this. ,_3.fd. day of„E.ebr uary , A.D. 1 9..2.1. 

d 

Attest: FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


(Signed) .C.,...E,...DLn/ALL By 

(Seal) Assistant Secretary Vice-President 


State of Maryland 
City of Baltimore 




On this 3rd day of February , A.D. 19 71 , before the subscriber, a Notary Public .of 

the State of Maryland, in and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and 
Assistant Secretary of the Fidelity and Deposit Company of Maryland, to me personally known to be the individuals and officers 
described in and who executed the preceding instrument, and they each acknowledged the execution of the same, and being by me 
duly sworn, severally and each for himself deposeth and saith, that they are the said officers of the Company aforesaid, and that the 
seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the said Corporate Seal and their signatures 
as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the said Corporation. 

In Testimony Whereof, I have hereunto set my hand and affixed my Official Seal, at the City of Baltimore, the day and year 
first above written. 


(Signed) ERAJMK...G.....ME.URER 

(Seal) Notary Public Commission Expires.. J.IiljL„l.j 1.97 4. 


CERTIFICATE 

1, tiie undersigned, Assistant Secretary of the Fidelity and Deposit Company of Maryland, do hereby certify that the original 
Power of Attorney of which the foregoing is a full, true and correct copy, is in full force and effect on the date of this certificate; and I 
do further certify that the Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents specially 
authorized by the Board of Directors to appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the 
Fidelity and Deposit Company of Maryland. 

This Certificate is signed by facsimile under and by authority of the following resolution of the Board of Directors of the Fidelity 
and Deposit Company of Maryland at a meeting duly called and held on the 16th day of July, 1969. 


'RESOLVED: “That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether 
made heretofore or hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be 
valid and binding upon the Company with the same force and effect as though manually affixed.” 


In r Es'i tii O n Y Whereof, I have hereunto su’oscriOeu my name and affixed the corpurate seal of the saiu Company, this 


if 


f k 

i i > 
i ? 


I i 
V 


*7 


\:.l \ ~<i Ctr. 
\ 




■fitssiStSni Secretary 




- IP- I 

W ~ DIGEST SHEET ‘ • : . 

•'iM/l.u: OF OaITAOAKCK Street Lighting Contract 101 with T & F Construction Corp. 


DE;>,\DTMKHT REQUESTING ORDINANCE 


Board of Public Works 


q\ v ;\v / ') • > C’Vq A - ,; 1 r\ :> vv f v s 

v - j oj-' Approval of contract with T & F Construction Corporation 
for Street Lighting Contract #101. (See Prior Approval Letter attached) 


EFFECT OF PASSAGE 


_New_S.tr.eeAA-ig.h±^Ins_tallatijan£_. 


EFFECT OF NON '-PASSAGE 


No inst all ation of street 1 iqhts 


MOTE A fNYOlACED (Direct Costs, Expenclitarcs, Savings) 

$198,363.00 From Revenue Sharing Funds 


